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APPENDIX I 


BASIC IWMLIGBJGE SCHEDULE 


1© .Tentative Publication Date® for Comple tion of JANIS Program , 


Publication Date 


a. Chapters . 

Title 

JAN IS hO t Chapter V 
JAN IS 1-0, Chapter HI 
JANIS 1*0, Chapter X 
JANIS 1*0, Chapter IX 
JANIS 1*0, Chapter VI 
JANIS ho. Chapter II 
JANIS 1*0, Chapter VII 
JANIS IiO, Chapter I? 
JANIS 1*0, Chapter VIII 
JANIS hO, Chapter I 
JANIS hO, Chapter XIII 
JANIS hi. Chapter VI 
JANIS la. Chapter V 
JANIS la. Chapter III 
JANIS la. Chapter I? 
JANIS lil, Chapter XI 
JANIS la. Chapter X 
JANIS la. Chapter VII 
JANIS la. Chapter Till 
JANIS lil. Chapter II 
JANIS la. Chapter IX 
JANIS la. Chapter t 
JANIS la. Chapter XIII 
JANIS 71, Chapter vm 
JANIS 71, Chapter HI 
JANIS 71, Chapter I 
JANIS 71, Chapter XI 
JANIS 71, Chapter XIII 


JANIS 312, Chapter IX 
JANIS 312, Chapter II 



b o Volume 2, Plana Pouch » 


III July 191*8 I 

20 August 191*8 
1 September 191*8 ? 

20 September 1988 
27 September 19li8 
18 October 191*8 1 

1 November 19li8 1 

8 November 191*8 
22 November 191*8 
29 November 191*8 
20 December 19U8 
6 August 191*8 

26 July 19U8 | 

27 August 191*8 
13 September 191*8 
25 October 191*8 

1 November 191*8 I 

29 November 19US 
6 December 191*8 
6 December 191*8 

1 January 19 1*9 \ 

1 January 191*9 i 

1 January 191*9 

6 September 191*8 
13 September 191*8 
1* October 191*8 j 

h October 191*8 I 

25 October 191*8 
6 July 191*8 

26 July 191*8 
20 August 191*8 

30 July 191*8 


2$ October 191*8 
18 November 191*8 
1 January 19l*9 


during this quarter. 


JANIS 71, Volume 2 (Plans Pouch) 
JANIS 1*0, Volume* 2 (Fl&rs Wondh) 
JANIS 1*1, Volume* 2 (Plans Pouch) 


2* NIS - Turkey (Tentative) will be ooi;«plated 
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3® Work has beon started on Chapter II and Chapter IX on HIS Studies* but 
has not progressed to & point where a pi eduction schedule can be drawn up« 


ho Preliminary base naps and gazetteers for the National Intelligence Studies 
to be completed during the quarter are as follows* I 


NIS Deadline for 

N0» Preli minary Bane Maps 

MMW MM— aa—c .-■.•-■mm * ■aeax-^-J 


Status of 

Gazetteer 


6$ 

Completed 

67 

Completed 

17 

Completed 

26-III 

Completed 

28 

2 July 1918 

29 

2 July 19 ' j8 

30 

2 July 19 

31 

2 July 19 i t 

26-11 

6 July 19bC 

39-1 (liO) 

15 July 1?M> 

8 

20 July 3 

9 

20 July 

26- IV 

15 August l£ii8 

32 

15 August 191*3 

39-in 

1 September 19 /j8 

10, 11 

15 September 19U8 


Basic research initiated 
Will be initiated 
Gazetteer in preparation 
Gazetteer in compilation 
Gazetteer in preparation 
Gazetteer complete 
Gazetteer complete 
Gazetteer Complete 
Gazetteer in compilation 
Gazetteer complete 
Gazetteer in preparation 
Gazetteer in preparation 
Gazetteer in compilation 
Gazetteer in preparation 
Will be initiated 
Will be initiated 


A number of additional base maps and gazetteers will be undertaken 
during the quarter but in view of the early establishment of an HIS i 
Production Schedule, the actual, plans for the quarter are indeterminate at 
this time® 
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